DEMAND MANAGEMENT PLAN - 2019/20 FINANCIAL YEAR 


Department: Technical Services 











Unit; PMU 












Ref 

No 

Description 

Vote 

number 

No. 

of 

deli 

ver 

abl 

es 

Estimated Cost (R)/ Budgeted 
Amount 

Procure 

ment 

Method 

Source 

of 

Funding 

Envisaged 
date of 
procurement/ 
advertisement 
(if it's a bid) 

Envisaged 
closing date of 
bid 

Envisaged 
date of 

award 

Contract 

completion 

date 

1 

Magotwaneng 
access bridge 
and access 
roads 

N/A 

1 

30 000 000 

MIG 


Open 

Tender 

MIG 

31/03/2019 

30/04/2019 

2019-11-06 

30/06/2020 

2 

Magakala 
access bridge 
and access road 

N/A 

1 

4 150 550 

MIG 


Open 

Tender 

MIG 

31/03/2019 

30/04/2019 

2019-11-06 

31/12/2019 

3 

Tubatse high 
mast lights 

N/A 

1 

5 000 000 

MIG 


Open 

Tender 

MIG 

31/03/2019 

30/04/2019 

2019-11-06 

30/06/2020 

4 

Leboeng Access 
Road (multi¬ 
year) 

N/A 

1 

34 000 000 

MIG 


Open 

Tender 

MIG 

31/03/2019 

30/04/2019 

2019-11-06 

30/06/2020 

5 

construction of 
burgersfort ext 
54,58,71 &72 

N/A 

1 

50 237 600 

HSD 


Open 

Tender 

HSD 

31/03/2019 

30/04/2019 

2019-11-06 

30/06/2020 

6 

operation 

mabone 

N/A 

1 


Own 

20 000 

000 

Open 

Tender 

Own 

31/03/2019 

30/04/2019 

2019-11-06 

30/06/2020 

7 

INEP 

Electrification 

N/A 

1 

20 000 000 

INEP 


Open 

Tender 

INEP 

31/03/2019 

30/04/2019 

2019-11-06 

30/06/2020 
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8 

Mashung 
internal street 

N/A 

1 

1 000 000 

MIG 


Open 

Tender 

MIG 

30/03/2019 

30/04/2020 

2020-11-06 

30/06/2021 

9 

Ga Debeila to 
Mohlaletse 
internal street 

N/A 

1 

1 000 000 

MIG 


Open 

Tender 

MIG 

30/03/2019 

30/04/2020 

2020-11-06 

30/06/2021 

10 

Appointment of 
Panel of 
Consultants 

N/A 

1 


Own 

1 000 000 

Open 

Tender 

Own 

31/03/2019 

30/04/2019 

2019-11-06 

30/06/2020 

11 

Motodi Sports 
Complex (multi¬ 
year) 

N/A 

1 

5 000 000 

MIG 


N/A 

MIG 

N/A 

N/A 

N/A 

N/A 

12 

Development of 
Infrastructure 
master plan 

N/A 

1 


Own 

800 000 

N/A 

Own 

N/A 

N/A 

N/A 

N/A 

13 

Feasibility 
study on 
capacity for 
water and 
electricity 
authority 

N/A 

1 


Own 

1 000 000 

N/A 

Own 

N/A 

N/A 

N/A 

N/A 

14 

Planning of 
Praktiseer 
internal street 

N/A 

1 


Own 

200 000 

Open 

Tender 

Own 

31/03/2019 

30/04/2019 

2019-11-06 

30/06/2020 

15 

Planning of 
Appiesdrooring 
to Manoke road 

N/A 

1 


Own 

200 000 

Open 

Tender 

Own 

31/03/2019 

30/04/2019 

2019-11-06 

30/06/2020 

16 

Construction of 
Praktiseer 
Licensing Office 

N/A 

1 


Own 

2 000 000 

N/A 

Own 

N/A 

N/A 

N/A 

N/A 

17 

Planning of N1 
road from 

Bothashoek T - 

N/A 

1 


Own 

300 000 

Open 

Tender 

Own 

31/03/2019 

30/04/2019 

2019-11-06 

30/06/2020 
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junction to 

River cross 












18 

Planning of 
access roads to 
tribal 

authorities/offi 

ces 

N/A 

1 


Own 

200 000 

Open 

Tender 

Own 

31/03/2019 

30/04/2019 

2019-11-06 

30/06/2020 


Infrastructure 

Sub-Total 












Department; Corporate Services 


Unit: IT Unit 















1 

Computer 

Hardware 


30 

Co 

mp 

ute 

rs 

583 000 

own 


Tender 

own 





2 

Leasing of 
Photocopier & 
Printing 
machine 


94 

6 800 000 

own 


Tender 

own 

24/05/2019 

21/06/2019 

08/07/2019 

Aug-19 

3 

Wifi Connection 
to municipal 
Libraries and 

Apel 


08 

Site 

Con 

nec 

tio 

n 

35 500 000 

own 


Tender 

own 

08/10/2019 

06/11/2019 

01/02/2020 


4 

Review of IT 
Strategy 



450 000 

own 


Tender 

own 

12/08/2019 

18/09/2019 

24/10/2019 


5 

IT Licenses 
renewals 



900 000 

own 


Tender 

own 

28/10/2019 

28/11/2019 

02/12/2020 





DEMAND MANAGEMENT PLAN - 2019/20 FINANCIAL YEAR 















6 

Review of IT 

Services 
Continuity Plan 
and DRP 



600 000 

own 


Tender 

own 

07/11/2019 

08/09/2019 

26/09/2019 




























Department: Community 
Services 

















1 

80Ltr Refuse 

bags(Waste 

Management) 


1620 

72 606 

own 


Quotation 

Qwn 

15/07/2019 

02/08/2019 

27/08/2019 

13/09/2019 

2 

80Ltr Refuse 

bags(Waste 

Management) 


1620 

72 606 

own 


Quotation 

Qwn 

15/07/2019 

02/08/2019 

27/08/2019 

22/11/2019 

3 

Traffic Uniform 


1 

150 

000 

own 


Quotation 

Qwn 

21/08/2019 

23/09/2019 

22/02/2019 

22/11/2019 

4 

Disaster Relief 
Material 


1 500 
000 

1 000 
000 

own 


Quotation 

Qwn 

21/08/2019 

23/08/2019 

22/11/2019 

22/11/2019 

5 

Grass Cutting 
Machines 

Tractor 


1 

250 

000 

own 


Tender 

Qwn 

23/09/2019 

16/10/2019 

25/02/2020 

21/03/2020 

6 

Traffic Fleet 


3 

700 

000 

own 


Tender 

Qwn 

23/08/2019 

16/10/2019 

25/02/2020 

21/03/2020 

7 

Environment 
Awareness - 
Tree Planting 


1 

30 000 

own 


Quotation 

Qwn 

19/07/2019 

20/08/2019 

02/09/2019 

12/09/2019 

8 

80 Litre Refuse 
Bags Parks & 
recreational 


1 

210 

400 

own 


Tender 

Qwn 

15/07/2019 

02/08/2019 

27/08/2019 

13/09/2019 
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9 

Maintenance & 
Beautification 


1 

25 000 

own 


Quotation 

Qwn 

19/07/2019 

17/07/2019 

22/07/2019 

27/07/2019 

10 

Maintenance & 
Beautification 


1 

25 000 

own 


Quotation 

Qwn 

15/08/2019 

05/09/2019 

10/09/2019 

14/09/2019 

11 

Maintenance & 
Beautification 


1 

25 000 

own 


Quotation 

Qwn 

12/02/2019 

13/01/2020 

24/01/2020 

12/02/2020 

12 

Maintenance & 
Beautification 


1 

25 000 

own 


Quotation 

Qwn 

16/03/2019 

06/04/2020 

30/04/2020 

19/05/2020 


GOODS 














































Department: Development 
Planning 

iN - 2019/20 FINANCIAL YEAR 











Ref. No. 

Description 

Vote 

number 

No. of 

deliverables 

Estimated 
Cost (R)/ 
Budgeted 
Amount 

Procurement 

Method 

Source 

of 

Funding 

Envisaged 
date of 
procurement/ 
advertisement 
(if it’s a bid) 

Envisaged 
closing 
date of 
bid 

Envisaged 
date of 
award 

Contract 

completion 

date 

Spatial 

Development 

Framework 

1 



R 430 000 

Existing 

tender 

Own 



29/01/2018 

29/01/2019 

Land Use 

Management 

Scheme 

1 



R720 480 

Existing 

tender 

Own 



29/01/2018 

29/01/2019 

Formalisation of 
informal 
settlement, 
Mashilabela & 
Dresden 

1 



R796 054 

Existing 

tender 

Own 



31/05/2018 

31/05/2019 

Upgrading of land 
tenure 

1 



R4 075 088 

Existing 

tender 

Own 



28/02/2018 

28/02/2020 

Aapiesdoorindraai 

Township 

Establishment 

1 



R 1 064 802. 

63 

Existing 

tender 

Own 



28/02/2018 

28/08/2019 

Burgersfort Ext 10 
Informal 

Settlement 

1 



R132 360 

Existing 

tender 

Own 





Western Ring 
road 

1 



Legal rates 

Panel 

Own 



20/12/2017 


Integrated 
Transport Plan 




R1,495000.00 

Panel 

Own 



08/04/2019 


Hoeraroep 

Township 

Establishment 

1 



R1972000.00 

Panel 

Own 



29/03/2019 
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Densification 

policy 

1 



R100 000.00 

Panel 

Own 





Feasibility study 
for social housing 
on Erf 419 
Burgersfort xIO 

1. 



R900 000 

Panel 

Own 



Oct 2019 

2020 

Formalization of 
Praktiseer 
Extensions (4574) 
erven 

1. 



R1 00 0000 

Panel 

Own 



Oct 2019 

2021 

Linking GIS with 
the billing 

Systems 

1. 



R1100 000 

Panel 

Own 



Aug 2019 

2020 

Development of 
Burgersfort 
Precinct plan 

1. 



R250 000 

Panel 

Own 



Oct 2019 

2020 






